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Message Text 


UNCLASSIFIED 

PAGE 01 MOSCOW 06201 061421Z 
42 

ACTION EUR- 12 

INFO OCT-01 ISO-OO EB-07 /020 W 

037917 

O R 061249Z MAY 75 
FM AMEMBASSY MOSCOW 
TO USDOC WASHDC IMMEDIATE 
INFO SECSTATE WASHDC 9893 
AMEMBASSY VIENNA 

UNCLAS MOSCOW 6201 

USDOC FOR BEWT/TPD MATHES FROM BLOW 

SECSTATE FOR EUR/EX 

VIENNA FOR EWTC/VONTILIUS 

E.O. 11652: NA 
TAGS: BEXPUR 

SUBJECT: AIR CONDITIONING - USCOMOFF 

1. USCOMOFF RECEIVED FOLLOWING BID VIA TELEX EWTC/VIENNA 

FROM VIENNA FIRM S WATER AND CERNY DATED MAY 2, 1975. PRICE QUOTATION 

S 

IN U.S. DOLLARS. BID FOLLOWS: 

11) CONFERENCE ROOM AREA 

A) AIR-COOLED CARRIER UNIT TYPE 38/AD012 

B) COOLING COMPRESSOR 6 CYLINDER 

C) AIR-COOLING CONDENSER TYPE CU-A1 DOL 5,630 

D) MASTER MOTOR DOL 480 

E) STEEL CONSTRUCTION FOR HOLDING UNITS OUT- 
DOORS DOL 712 

F) ROOM AIRCONDITIONER CARRIER TYPE 40/RK08 DOL 2,085 

G) AIR-PIPE CONNECTIONS TO PRESSION SYSTEM 

ESTIMATED AT DOL 930 

H) VENT FOR SWITCHING AIRCONDITIONING DOL 120 

I) GRILL FOR WEATHER PROTECTION DOL 295 
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TPTALll DOL 10,252 


22) OFFICE AREA 

A) AIR-COOLED CARRIER UNIT TYPE 38/AD012 

(AS IN POSITION 11/A.B.C.) DOL 5,630 

B) MASTER MOTOR DOL 480 

C) STEEL CONSTRUCTION FOR HOLDING UNITS OUT- 
DOORS DOL 712 

D) SPECIAL COOLING REGISTER FOR DIRECT CON- 
NECTION WITH PRESENT SYSTEM DOL 1,390 

E) UNIT FOR INCREASING PRESSURE IN VENTS DOL 

F) EXCHANGE MOTOR TO INCREASE POWER OF 

PRESENT INSTALLATION DOL 638 


T O T A L 22 DOL 9,262 


33) EXPANSION OF AIR- VENT SYSTEM 
FOR CONFERENCE ROOM AND OFFICE AREA 

A) 2 MAIN UNITS BUILT BY LANDIS AND GYR 

TYPE RV/N1 1 AT DOL 360 DOL 720 

B) THERMOSTATTYPE RCA (X) DOL 356 

C) NECESSARY UNITS FOR PROTECTION AGAINST 
FREEZING: 2 UNITS TYPE RAM4NE45 

2 UNITS TYPE RAK 22.0001 DOL 200 


TOTAL33 DOL 1,276 


44) INSTALLATION OF RADIATOR VENTS 
FOR CONFERENCE ROOM AND OFFICE AREA 

A) 12 RADIATOR VENTS FOR HIGH PRESSURE 

TYPE MS3/4" AT DOL 18 DOL 216 

B) INSULATION MATERIAL DOL 72 


T O T A L 44 DOL 288 
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55) INSTALLATION, TRAVEL AND PER DIEM EXPENSES 

A) FOR DELIVERY OF MATERIAL AND NECESSARY 

TOOLS DOL 632 

B) NUMBER OF LABORERS: 

2 TECHNICIANS AND 1 HANDY MAN 
NUMBER OF WORKING DAYS 21 DAYS 
FOR TRAVEL FROM AND TO 2 DAYS 
WAGES PER LABORER PER DAY (WITHOUT 


412 
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PER DIEM EXPENSES) 

3 X 23 X 1 13 DOL 7,797 

D) PER DIEM PER LABORER PER DAY 
3 X 23 X 65 DOL 4,485 

D) ROUND-TRIP TICKET VIENNA - MOSCOW 

PER LABORER 3X511 DOL 1 ,533 

E) TRAVEL EXPENSES FOR 1 TECHNICIAN AT 
BEGIN OF INSTALLATION WORK AND AT END 
OF INSTALLATION WORK 

2X511 DOL 1,022 

F) FOR THE INSTALLATION OF THE COOLING SYSTEM 
OF CARRIER VIENNA, INCLUDING INSTALLATION 
OF COOLING-MATERIAL LINES FOR BOTH SYSTEMS 
AS WELL AS PUTTING IN OPERATION OF THE 
COOLING MACHINE, CHECK-UP OPERATION: 

WORKING AMOUNT 12 DAYS 2 TECHNICIANS 

LUMP SUM FOR LABOR AND COOLING MATERIALS DOL 5,644 

G) PER DIEM PER LABORER PER DAY 

2X12X65 DOL 1,560 

H) ROUND TRIP TICKET VIENNA-MOSCOW 

PER LABORER 2X511 DOL 1 ,022 

I) FOR THE EXPANSION OF AIR- VENT SYSTEM 
THROUGH SPECIAL TECHNICIANS OF LANDIS 
AND GYR 

1 TECHNICIAN 6 DAYS 

6X125 DOL 750 

J) ROUND-TRIP TICKET VIENNA-MOSCOW 

1X511 DOL 511 

K) PER DIEM 

1 X 6 X 65 DOL 390 


5 9 5 - ) 55 DOL 25,346 
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GRAND TOTAL 


TOTAL 1 1 

DOL 

10,252 

TOTAL 22 

DOL 

9,262 

TOTAL 33 

DOL 

1,276 

TOTAL 44 

DOL 

288 

TOTAL 55 

DOL 

25,346 


DOL 46,424 
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2. ABOVE SYSTEM WOULD PROVIDE AIR CONDITIONING SERVICE FOR 
COMPLETE OFFICE. CAN BE DONE PARTIALLY IF TOTAL FUNDS NOT 
AVAILABLE. ADDITIONAL 25 KVA NEEDED TO POWER SYSTEM AVAILABLE 
WITH LOCAL GSO INSTALLATION. 

3. VIENNA EWTC FEELS WORKING DAYS REQUIRED FOR INSTALLATION 
CAN BE REDUCED IF SOME LOCAL HELP IS USED. IF CONFERENCE ROOM 
ONLY AIR CONDITIONED. ITEM 22 WOULD BE ELIMINATED AND ITEMS 
33, 44 AND 55 REDUCED SOMEWHAT. 

4. USDOC/BE25 MIGHT CONTACT CARRIER AND DETERMINE PRICES FOR 
UNITS LISTED. ITEM 33 NECESSARY TO REPAIR DAMAGE DONE DURING 
JANUARY FREEZE. ITEM 44 NECESSARY TO CONTROL SOVIET RADIATORS 
WHICH ARE IN ADDITION TO AIR- VENT SYSTEM. 

5. EMBASSY WOULD APPRECIATE EARLY APPROVAL TO PROCEED WITH 
PROJECT IN ORDER TO COMPLETE INSTALLATION PRIOR TO EXHIBIT/ 
SEMINAR SCHEDULED TO BEGIN JUNE 23, 1975. 

STOESSEL 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 MAY 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975MOSCOW06201 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 58-0505 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750577/aaaacsxc.tel 

Line Count: 188 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
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Page Count: 4 
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Review Event: 
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